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Message Text 



UNCLASSIFIED 

PAGE 01 JAKART 03520 231012 Z 
11 

ACTION AID-31 

INFO OCT-01 ADP-00 EA-04 EB-05 IGA-02 INR-09 INRE-00 /052 W 

000269 

P 230944 Z MAR 73 

FM AMEMBASSY JAKARTA 

TO SECSTATE WASHDC PRIORITY 6143 

UNCLAS JAKARTA 3520 

AIDAC 

SUBJ: WEST JAVA INTERIM GENERATION 
REF: STATE 47528 

1. GOI/ PLN GROUP INCLUDING BAGOES MOEDIJANTORO, PLN 
DIRECTOR FOR CONSTRUCTION, ARRIVE WASHINGTON SUNDAY 
EVENING 25 MARCH UNITED AIRLINES FLIGHT NO. 054. 

BAGOES HANDCARRYING THREE COPIES DRAFT IFB FOR SUBJECT 
PROCUREMENT. SCHWARTZ/ MAIN HAS CABLED MAIN/ BOSTON 
ADVISING ACCORDINGLY. ZAMBOTTI WILL MEET BAGOES AT 
AIRPORT AND TAKE PERSONAL DELIVERY IFB COPIES. ZAMBOTTI 
EXPECTED INITIATE CLEARANCE WITH AID/ W IMMEDIATELY. 

2. GOI/ PLN GROUP INCLUDING BAGOES WILL BE COMPLETELY 
COMMITTED ON WORLD BANK NEGOTIATIONS AND WILL NOT HAVE TIME 
TO ASSIST MAIN/ AID/ W CLEARANCE DRAFT INTERIM GENERATION 
IFBS. HOWEVER. BASOEKI ( BAGOES' ASSISTANT WHO HAS DONE 
PRINCIPAL PLN WORK ON IFB) WILL ARRIVE US IN 
APPROXIMATELY TWO WEEKS TIME TO REMAIN DURING BIDDING 
PERIOD AND ASSIST IN ANY WAY POSSIBLE. 

3. PER PARA FOUR JAKARTA 2994, PLN DESIRES BID 
OPENING IN JAKARTA ON OR ABOUT 23 APRIL. PROCEDURE 
PROPOSED WILL REQUIRE EACH BIDDER TO SUBMIT TWO COPIES 
UNPRICED VERSION OF BIDS TO MAIN/ BOSTON FOR SIMULTANEOUS 
REVIEW FOLLOWING OPENING PRICED VERSIONS IN JAKARTA. 

4. DRAFT IFB HAND DELIVERED TO USAID BY MAIN THIS DATE. 

MISSION DOES NOT HAVE TIME TO COMPLETE REVIEW AND RELAY 
UNCLASSIFIED 
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COMMENTS BEFORE BAGOES DEPARTURE. WILL CABLE COMMENLY. 
5. PLEASE CONFIRM RECEIPT DRAFT IFBS. GALBRAITH 

UNCLASSIFIED 



*** Current Handling Restrictions *** n/a 
*** Current Classification *** UNCLASSIFIED 
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Message Attributes 



Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 23 MAR 1973 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1973JAKART03520 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: n/a 

Errors: n/a 

Film Number: n/a 

From: JAKARTA 

Handling Restrictions: n/a 

Image Path: 

ISecure: 1 

Legacy Key: Iink1973/newtext/t19730335/aaaaidaj.tel 

Line Count: 71 
Locator: TEXT ON-LINE 
Office: ACTION AID 

Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: 

Previous Classification: n/a 

Previous Handling Restrictions: n/a 

Reference: 73 STATE 47528 

Review Action: RELEASED, APPROVED 

Review Authority: kelleywO 

Review Comment: n/a 

Review Content Flags: ANOMALY 

Review Date: 24 OCT 2001 

Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <24-Oct-2001 by hagers>; APPROVED <04-Feb-2002 by kelleyw0> 

Review Markings: 

Declassified/Released 
US Department of State 
EO Systematic Review 
30 JUN 2005 



Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 

Status: <DBA CORRECTED> jms 971218 
Subject: WEST JAVA INTERIM GENERATION 
TAGS: EGEN, n/a 
To: AID 

SECSTATE WASHDC 
Type: TE 
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